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most important computer programs developed by this 
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| He Meek Wintiae Ci. | | 
‘eau during the year was the Critical Path Schedule for the 


uy 


Interstate Supe This program outlines the various times when 
| all of the work elements associated with completion of the Inter- 

| Feats hays ton should be started in order that the entire system 
may be completed by 1972. It pinpoints delays which would, if 

not overcome, impede cones the point where the system might 
fi | not be completed on schedule. In general, this is one of the 

| most important management tools developed utilizing the engineering 
computer. 

During 196, this Critical Path Schedule will be made even more 
effective, and a number of other programs will be developed 


as follows: 


ae alysis Pri grans ate a! 
nt ale Kieth ft + are. 
ficiency Rating Series 


ck Water Curve Amlysis Program 


Drainage Analysis 
Proposed program to analyze drainage design. 


Welded Girder Design 
Bituminous Quantities 


PRELIMINARY CONSTRUCTION PROGRAM 


The usual Preliminary Construction Program for 1964-65 was submitted 
orn State Budget Director this month for use in the Governor's 
Annual Budget Message. The Highway Department requested $65. million 
in State funds in order to help finance a total program, including 
Federal Aid, which would amount to $155.); million, The State funds 
would have included $32 million for non-federal projects and advanced 


purchase of right of way. 
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atin to more than $1.3 billion 


se projects are believed to be 


needs. 
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Preliminary studies were begun on improvement of Route 15 in 
Sussex Eounty during the anes however it soon became apparent 
that the extremely waged skates of the terrain and a lack of 
accessible routes through the heavily wooded area would make it 
very difficult to carry out the type of boring program ordinarily 


associated with preliminary design. 


As a result, a combination air photo and field reconnaisance 
program was developed which provided a complete map of areas of 
rock Gurecoe and swamp. As an alternate to machine borings in 
the more inaccessible areas, electrical resistivity was used 


as a method of surveying the subsurface. 
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ENGINEERING TECHNIQUES, cont'd, 


The program thus carried out has resulted in scheduling only 
four machine borings and 600 feet of resistivity survey for a 
3.7 mile construction contract in terrain which would ordinarily 
have required an extensive subsurface program of great expense 
due to the extremely unfavorable terrain conditions, This 
program has saved dori debabile time and money in obtaining 
adequate and concise information on which to base the design 


and calculations for the project. 


LEGAL 


The workload of condemnation cases has continued to increase 

to the point where 355 cases were pending as of January 1, 196), 
exclusive of appeals. The matter of this backlog has long since 
been under discussion with the Attorney General's office, it being 
obvious that drastic measures must be taken in an attempt to 
shorten the period between the time these cases are filed and 


the time they go to a hearing by Condemation Commissioners, 


MAINTENANCE AND OPERATIONS 


Two road construction projects were accepted for maintenance this 
month, adding 9.3 lane miles of pavement, more than ,000 square 
yards of shoulder, and more than h3 acres of roadside to the 


Highway Department's maintenance workload. 


MAINTENANCE AND OPERATIONS, cont'd, 


It is interesting to note that during the first half of the 
current fiscal year, ten projects with an estimated value of 
$216,800 were completed for other departments of the State 


Government, 
CONSTRUCTION 


At the beginning of the year, the Highway Department had 50 
construction projects under way with an original value of 


approximately $119.5 million. 
SNOW REMOVAL 


New Jersey experienced one heavy snow storm during this period 
just prior to Christmas. The following report from the Highway 
Department's "Snow Room" at its Trenton Headquarters presents a 
picture of the activities which resulted and the manner in which 


the Department copes with these emergencies. 


Snow Room Report = Noon, December 235 1963 to 9:00 a.m. December 2h, 1963 


General Picture 
This storm moving in from the south hit District No. ) early in 


the morning of December 23. By noon District No. had 1 1/2 inches 
of snow, District No. 3 had somewhat less and Districts No. 1 and 
2were just beginning to get covered. We were warned to expect 
accumlations of 6 to 9 inches generally, but in the hilly areas 


the accumulation might reach 12 to 15 inches. We had no reports 
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accumilations of 6 to 8 inches. 
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on eS evening of December 23 when it 
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to sleet a ba freezing rain. There were no reported tie- 


herp pes pera, 


@ ahd ous operations remained normal throughout. 


Pec No. 
strict No. ¢, the metropolitan area, began to have snow about 


noon on the 23 and continued to have snow in the major portion 
until about 10:45 p.m. on December 23. At that time accumulations 
reached about 6 inches and in other districts the precipitation 
ar : changed to rain and sleet, There was a major tie-up during the 

| afternoon at Woodbridge and Route 1 due to congestion created by 
the shopping centers, The roads, however, were in good condition 


ae and such traffic delays were in no way the fault of our operations. 


The New Jersey Turnpike Operations Supervisor called and requested 
diversion of traffic to Route 3 eastbound and westbound. Our 


procedures had been set-up to cover this contingency, which 
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@ were no major tie-ups and 


ai smoothly as possible. 


7 Districts Ree rr oe 2 about 165 Baon District No. 3 about 150 

My and District No. about 100. In all we had the assistance of 
well over 500 pieces of contractors equipment. These contractors 
were relieved generally as soon as possible. District No. reported 
all contractors! trucks were in by 5:00 in the morning. District 

No. 1 began to call their contractors off about daybreak. 


Trenton Control Center 
renton Control Center was in operation on an assist and 


advise basis from the beginning of storm early on the morning of 
December 23, The districts needed little help and so the operations 


consisted mainly of keeping tract of the storm and road conditions. 


ieee Office with representatives 


of the ees Chamber of Commerce to discuss a 


proposed Seeneotor between the Holland and Lincoln 
‘Tunnels, 


Meeting in State Treasurer Kervick's Office with 
representatives of Hudson County municipalities to 


discuss railroad taxes. 


Meeting with representatives of the Atlantic City | 
business commmity to discuss new highways in that 


area, 


Dec. 17 = Meeting with Perry Shoemaker to discuss operation 


of the Jersey Central Railroad. 


Cabinet Meeting. 
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“Meoting in the x tok 2H: Office with officials 
af a Babe navivania Railroad. 


2h = Meeting with Mayor Lowenstein of Bradley Beach to 
discuss resurfacing of Main Street. 


Dec. 26 - Meeting in Governor's Office with Tri-State Trans- 
portation Committee. 


‘a Dec. 30 ~ Meeting with Passaic County officials to discuss the 


. yi. | Route 20 Freeway (Paterson Peripheral Highway). 


Jan. 2 =- Meeting with officials of the New Jersey Motor 
Truck Association. 


10. 
MEETINGS, cont'd. 


Jan. 3 = Meeting with Attorney General Sills, PUC President 
Hyland and officials of the Erie-Lackawanna Railroad, 


Meeting with right-of-way consultant Oscar Beasley, 


Meeting in the Governor's Office with officials 
of the New Jersey Highway Authority to discuss the 
Union section of the Garden State Parkway. 


Jan, 6 = Meeting with Perry Shoemaker of Jersey Central 
Railroad to discuss Aldene Plan, 


Meeting with officials of the Tri-State Transportation 
Committee in New York City. 


Jan. 8 - Meeting in Atlantic City with local officials to 


discuss Atlantic City Expressway, 
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BIDS RECEIVED 


Dec. 19 = Route 29 Freeway 
Aberfeldy Drive, Trenton, to W. Upper 
Ferry Road, Ewing Township, Mercer County. 


State Paving & Constn. Co., Philadelphia. - $1,727,705.79 


Dec. 19 = Interstate Route 287 
Grading, Paving and Bridges 
Parsippany-Troy Hills Township 
Morris County. 


Schiavone Construction Co., Secaucus. 1,987 5457.70 
ee onstruction Co., Secaucus 


Dec. 19 - Route 6 

| Widening, Resurfacing, Turnarounds and 
Culvert Extensions 
Mt. Olive Township, Morris County. 


Iri-County Asphalt Corp., Roseland. 709,621.18 


Jan. 2 - Routes 1 and 9 
Roadway Paving Rehabilitation 
Newark, Essex County. 


Nesto Construction Co., Newark. 381,735.77 
ons al tntrtactnstennne teste Miah Atdesetcid 


Jan. 2 - Interstate Route 287 
Electrical Installations 
Piscataway Towship, Middlesex County. 


Lightning Electric Co., Millburn 165,20).60 


Jan. 2 «= Route 287 
Electrical Installations 
Edison Township, Middlesex County. 


Lightning Electric Co., Millburn 285 31.05 


Total Bids Received $ 5,257 ,066.09 
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CONTRACTS AWARDED 


Dec. 12 = Route h5 
Demolition, Drainage & Incidental Paving 
‘ Harrison Township, Gloucester County. 


Michael J. Stavola, Inc., Red Bank. $32,021.93 


Dec. 12 = Interstate Route 280 
Demolition 
West Orange, Essex County. 


Interstate Wrecking Co., Springfield. 19,100.00 


Dec. 2) = Route 6 
Widening, Resurfacing, Turnarounds and 
Culvert Extensions. 
Mt. Olive Township, Morris County. 


Tri-County Asphalt Corp., Roseland. 709,621.18 


Dec. 27 = Route 29 Freeway 
Grading, Paving and Culverts 
Trenton and Ewing Township, Mercer County. 


State Paving & Constn. Co., Philadelphia. 1,727 ,705.79 


Jan. 6 - Interstate Route 287 
Grading, Paving and Bridges 
Parsippany-Troy Hills Township, Morris County. 


Schiavone Construction Co., Secaucus. 1, 987,457.70 
Total Contracts Awarded = $1,476, 206.60 
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aes Calhoun Street to S. Willow Street 
‘Trenton, Mercer County. 


== 


23 os Route U. Ss. 9 

Resurfacing, tarraeti on end Bridges 
Townships of Manalapan and Freehold 
Monmouth County. 


23 =- Route 80 
Grading, Paving, Viaduct, Walls and Bridges 
Paterson, Passaic County. 


6 - Route 280 
Drainage Tunnel 
Orange, Fast Orange, Newark 
Essex County. 
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mre Gort Caldwell Schools 


fia he /53/69 


North Caldwell, Node 


Alabama Motor Club, Inc. 
Birmingham, Alabama 


_Lynhurst High School 


Lynhurst, Nido 
Hickory Hut, Paramus, N.J. 


Klamath County Chamber of Commerce 
Klamath Falls, Oregon 


Stillwater Chamber of Commerce 


Stillwater, Oklahoma 


U.S. Treasury Dept. 


Asbury Park, N.Jd. 


Mr. Werner Sonntag 
Bureau of Planning & Traffic 
N.J. State Highway Dept. 


50 


50 


Greater Lakewood, N.J. Chamber of Commerce 30 


EK. I. du Pont de Nemours & Co. 
Parlin, N.J. 


25 
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vot ws oo 3 the eat: of attempting to provide 
: of the State have often cited the special geographic 
ae Pistow which make a modern, balanced system for the 
swift and convenient movement of Berets and goods even more 


important here than elsewhere. 


‘Yet, Mee teoentaln. the participants in this Conference recognize 
only too well, we still lack the means with which to implement 

ot, & any long-range program leading toward a permanent solution of our 

problems. The magic "missing ingredient", and the principal topic 


of your discussions, is, of course, money. 


Still, perhaps it is an over-simplification to say that mere 
lack of funds has kept us from making faster progress. For 
example, the Federal and State governments are today engaged in 


the greatest road-building program in history, with billions of 
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dollars available, but progress has been stalled in many: areas” 
through the public's failure to realize the truth of the old adage 


that "you can't make an omelet without breaking a few eges." 


Probably it would be more accurate to say that what we need is 
not only money, in large amounts, but also the knowledge, skill 
and willpower to use it effectively for the benefit of all who 
live, work and travel in New Jersey. I might add, on the basis 
of some experience, that no worthwhile goals are ever achieved 
in this line of business unless those in charge are willing to 
cope with a continual stream of brickbats. That has been and 
continues to be a constant burden in the highway end, and has 


already developed to a considerable extent in transit. 


Before we can really get on our way toward the "promised land", 


the following must be achieved: 


1. The public must accept not only the fact that 
transportation needs exist, but also realize 
how and why the problem has grown to such 
proportions. 

2. There must be acceptance at all levels of 
government and on the part of private industry 
of the responsibility for meeting these needs. 

3. There must be complete awareness throughout 


New Jersey, by all economic groups and political 
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= may say I am aiming at the ideal -- but no one ever 
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) climbed a mountain by staying in the foothills. And it ts 

, Pain the areas nae public reaction listed above that Conferences 

E gach as this one can be most useful. Recent experience points 
unmistakably to the need for progress in the somewhat intangible 
field of educating the public before they are asked to support 
large capital improvement programs. Once PNey aro convinced, 
however, it would be ridiculous to suppose for one moment that 
@ people as resourceful as ours, inhabiting one of the richest 
States of the Union, could not or would not find the means to 


meet their needs. 


So much for what we might term the "social-governmental" 
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foundation for our efforts. Now, if you will, let us discuss 


the physical and economic facets of our transportation needs. 


This state is unique in its dual i dhe OP tl of role. First, 

it serves as a "corridor" for the transportation of people 

and goods between the metropolitan centers of New York and New 
England and the manufacturing and agricultural areas of the South 
and West. To illustrate the scope of New Jersey interstate 
transportation needs, the total traffic crossing the New Jersey- 
Pennsylvania border is greater than that which crosses any other 
state boundary in the country. And, as if this were not enough, 
the total traffic crossing the New Jersey-New York border produces 


the next greatest volumes. 


second, New Jersey has more interstate commuters than any other 
State. This might not be so bad if it were not for the great 
physical barriers of the Hudson and Delaware Rivers, separating 
New Jersey from New York City on the North and Philadelphia to the 
south. These barriers force a tremendous volume of traffic to pass 
through a limited number of gateways - much like the sands flow 


throush the neck of an hourglass. 


Thus New Jersey's transportation network must be adequate to handle 


hiehly concentrated travel patterns at interstate crossings as well 
as provide journey-to-work capacity for the great majority of New 
Jersey citizens who work within the State. As an added burden, each 


year all commuters tend to travel longer distances from home to 
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job, as both residential communities and industries push further 


into agricultural and undeveloped areas. 


It is the rush period travel needs which has engaged a substantial 
portion of our attention in recent years. We have, of course, 
proceeded with major highway construction in the areas of greatest 
travel density, but at the present level of expenditure it will 
take years to catch up with the accumulated demand, let alone 
provide for the great increase in traffic that we know will 


develop. 


New Jersey, with a population increase of 25% in the last decade, 
is now the second most densely populated State of the Union. 
Forecasts for the future also indicate that by 1980 three million 
more people will be living in the counties from Mercer north. 


A number greater than the present population of Los Angeles! 


New Jersey's traffic density is already 54 times the national 
average; 3 times that of Pennsylvania and 3 3/) times the density 

on New York State highways. Considering today's congestion, it 

is Prt ahvertng to contemplate conditions in 1980, by which time our 


traffic engineers say vehicle miles of travel will double the 1960 


figure. 


We in the highway field realize that neither the present high- 
way system, nor even any road network now on the drawing boards, 


could do the transportation job alone should the rail lines cease 
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to transport their present volume of nearly 100,000 of our 
citizens between hom and office during morning and evening 
rush periods. The estimated cost of the highway master plan - 
2 billion dollars - would soar incredibly if we had to provide 


road capacity for present rail travelers. 


The limits imposed by the natural barriers must be recognized. 
No increase in highway capacity on either side of the Hudson, 
for example, helps the traveler who must still face the 


congestion in the Holland Tunnel. 


Mass transit is absolutely essential in this area and the 

cost of maintaining and improving it compares very well indeed 
with the cost of providing added vehicular crossings. The 
same reasoning stands back of our plans for a rapid transit 


line in South Jersey. 


All of this makes "balanced" transportation an essential 


ingredient in all of our plans. 


From a fiscal point of view, the rail situation is critical. 

The rail lines handle more than a quarter of a million passenger 
trips daily in this State, yet because of the high cost of 
furnishing passenger service (due in part to much of it being 
concentrated in peak commuter periods) the carriers have for 
many years provided this service at substmtial deficits. 


Freight profits can no longer absorb them. 
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pacer our program of paying the railroads for essential BGO As 
every passenger train serving New Jersey communities is now 
covered by contract and we have achieved our primary goal of 
keeping the essential trains running. But, we have always 

been aware that mere maintenance of service would neither 

solve the railroads' problems nor provide the type of rail 


transportation that New Jersey's residents want and need. 


Within the limitations of our legislation and available funds, 
duplicate routes have been consolidated, trains have been 
added where possible, and off-peak fares have been reduced. 
Detailed recommemiations for improvement and modernization of 
the suburban rail network were set forth in the 1962 Report 
of the Railroad Division and call for new fleets of commuter 
coaches and rehabilitation of other cars estimated to cost 
$85,000,000. Also proposed was electrification on certain 
dines and improvements in roadbeds and facilities involving 


costs of about 41,000,000. 


To carry out the contract and improvement program in the years 
ahead, certain resources are available. In 1961 the Emergency 
Transportation Tax, sometimes called the Commuter Benefit Tax, 
producing some seven million dollars annually, was enacted. The 


proceeds of this tax are dedicated to interstate transportation 


improvements in the northern New Jersey area and could be used 


to amortize a bond issue for the improvement program. 
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Another source of funds might develop at the Federal level. 
United States Senator Harrison A. Williams of New Jersey has 
introduced a bill which mithorized the Housing and Home Finance 
Agency to make grants of $375 million over a 3-year period to 
state and local agencies for mass transportation facilities and 
equipment. The Agency could also guarantee payment of another 


$375 million of bonds issued by such agencies for this purpose. 


The bill has been passed by the Senate and has been favorably 
reported by the House Banking and Currency Committee, but is 
presently languishing in the House Rules Committee. We believe 
this legislation to be in the national interest. The increasing 
urbanization of this country has extended the problems of the 
metropolitan areas beyond sectional or regional boundaries. This 
has been recognized by Federal participation in highway systems 
and even in our airlines. Helicopter carriers in New York, Chicago 
and Los Angeles - all certainly constituting urban transportation - 


have been dependent upon direct Federal subsidy since their inception. 


Financing the new commuter cars would represent the major part of 
the cost of our rail program for the next few years, as was 
previously indicated. An approach supplementing or in lieu of 
Federal aid might be the plan now being followed in the State of 
New York. Under its program the State guarantees payment of boms 
issued by the Port of New York Authority. These bonds are sold 


at interest rates well below any that the railroads could hope to 
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obtain and the proceeds are used by the Port Authority to purchase 
new cars. The new equipment is then leased to the railroad at 


a rate sufficient to amortize the bonds. 


In order to adopt such a plan it would be necessary for this 
State to obtain the approval of the people through a referendum 
to guarantee bonds or to appropriate sufficent funds to cover 


any losses that might be incurred by the Authority. 


The communities served by the carriers must also do their part. 
There has been a trend toward purchase of railroad stations and 
parking areas by the municipalities and leasing back space to 
the carriers for its necessary functions. When reluctance is 
expressed we are quick to point out that it is the community 
that benefits from the rail service; the railroads under present 


day conditions do not. 


Railroad financing cannot avoid a discussion on railroad taxes. 
Considering the present plight of the carriers it would be 
helpful to eliminate all taxes on passenger facilities. Such 
action by itself would not be sufficient, however, as we do 
not believe that the total passenger tax liability in the 
State exceeds $3,500,000. Progress is being made on railroad 
tax reform. For instance on June 13 Governor Hughes approved 
a bill providing that improvement made to passenger facilities 
by railroads in connection with a contract under our program 


or with a municipality would not be subject to the ad 
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al average comprise long stretches of extremely low valued 
PGS Specht can 
ii & n the western plains. New Jersey is also a terminal state. 


eof the: rails have extensive passenger facilities and freight 
— along and adjacent to valuable water fronts. 
dl yone who has flown over Hudson County at low altitude, as I have, 
as be impressed with the extent of the County that is covered 

" by railroad development. This land should help support municipal 


government just as other industrial property does. 


Another contention is that railroads are forced to pay more than 
their share of local taxes because their Class II property is 

| assessed at 100% of "true" or market value, while other lands are 
assessed at lower vercentages. The Law requires that all property 


in the State be assessed at 100%. In practice, we know that some 
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districts assess as low as 15 or 20% of true value. 


There is continuing controversy over the assessment level 

of railroad property and, literally, there has been a century 

of litigation in New Jersey on assessment levels. Further changes 
in the tax laws will slowly work their way through the Legislature 
and recent decisions by the courts have opened up opportunities 
for the railroads to bring about lower property tax liabilities. 
Test cases are now before the Railroad Tax Division of the 
Department of the Treasury for disposition. In time, this type 

of action will eliminate the inequities that may exist in the 


assessment practices. 


There will remain, however, this basic policy question to 
answer: Should the railroads be taxed on the same basis as a 
manufacturing industry? ; or should they be taxed as other public 
utilities?; or should the tax be in the form of a gross receipts 
tax or a franchise tax on net revenues or even a State 


tax on profits? 


The first alternative, taxing the same as industry, would 
require that railroads be given many of the same freedoms as 
enjoyed by industry. This course would probably spell the 
demise of much of our suburban passenger service. Establishing 
@a railroad tax on the same basis as an electric or telephone 


utility would first require that a rate base be established 
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1 bankruptcies would result. For 


- of Weehawken obtains over 0% of its revenue 


lass II Railroad Tax. The City of Jersey City receives 


_) ea - Sea 18% of its budget. This 


Pee sdent a substantial percentage of the total taxes collected. 
Eliminating all railroad taxes in New Jersey would improve the 
carriers financially by more than $17,000,000 annually. 


During the Spring of 1963, the New Jersey legislature passed 

i resolution which was approved by Governor Richard J. Hughes 
requiring the State Tax Policy Commission to make a special 

study of the Railroad Tax Laws in the State and to make recommenda- 


tions on changes in the laws that are needed in light of the current 
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position of the railroad common carriers in our automobile 
dominant society. We are looking forward to the completion 


of the work of this Commission with much interest. 


We have established how essential the commuter railroads are 

to the movement of New Jersey citizens and, in reality, can 

state that they are important allies of the Highway Department 

and not its competitor. We have pointed out that public nine 
are being expended to insure the continuation of the rail 

suburban service. We have referred to a rather ambitious program 
for rail improvements during the next few years including expendi- 
tures for a fleet of new commuter cars to replace those now 


operating - all of which are over 30 years old. 


In view of the overall transportation needs of New Jersey, the 
money already spent to keep rails alive has been a bargain. The 
commuter railroads perform a vital function in relieving our 
highway system in the peak travel periods. If these carriers 
were to cease operations - which they could certainly do if 
given that opportunity - the resulting overload on our roads 
would be chaotic. These conditions would be most intolerable 

in the urban areas where at today's prices the funds used thus 
far to preserve rail service could have built only about 5 miles 


of modern freeway. 


As is readily apparent to anyone who travels about the State, 


rails today play a specialized role in the overall transportation 
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@ economy. Unreasonable congestion and hazard are already 


a Bee. answer has been, and still is, an fereanston in 

construction of State Highways. Almost a decade ago, the cost 
of needed highway expansion in New Jersey to meet 196), traffic 
needs was estimated at more than $3 billion. Some recognition 
Wes accorded this need but it was far from sufficient, so that 
when the Highwey Department's Master Plan was revised in 1958, 


the cost of meeting 1975 traffic demand was estimated at between 


i me 3/4, and $3 billion. 
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Today, that estimate has been reduced by recent construction 
programs to a figure slightly in excess of $2 billion. However, 
by far the greatest progress money-wise has been on the State's 
Interstate Routes, with 90 per cent of the cost coming from the 
Federal Government. A tremendous gulf still yawns between need 
and accomplishment in construction of new non-interstate freeways 


and improvements to existing land-service highways. 


It is in this general area of highway construction that the 
Federal Government contributes the least -- a flat sum, not based 
eo need, presently ranging from $16 million to $17 million 

a year. In order to obtain this aid, the State must match it 


on an equal basis. 


It is quite clear that this level of effort, approximately $33 
million a year, will not permit completion of the Master Plan 

on time. It has been estimated that without a substantial 
increase in funds, New Jersey will be $1 billion behind schedule 


in 1975. 


The great bulk of this "deficit" will be in the form of those 
new non-interstate freeways which so many of our Counties want 


and need, 


Aside from the fact that funds in amounts sufficient to meet the 


need have not been available, a major handicap has been the 
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second fact that they have not been appropriated by the State on 


the same schedule as Federal apportionments. 


The Federal government released the so-called "1963-6" Wiintion- 
ment in November, 1962, but the State appropriation was not avail- 
able to the Highway Department until July, 1963. It is obvious 
that this ates us 10 months behind the other States which were in 


a position to match the Federal funds immediately. 


This situation had been developing for several years, and to top 
it off, the "196-65" apportionment was released in July of 1963, 
a full year before we would normally be in a position to match 
it. In other words, the Federal government advanced its schedule 
a full year and is expected to maintain the pressure upon the 


States for acceleration of the highway program. 


We could not see falling further behind merely because the 
Legislature was not in a position to grant us an extra year's 
matching funds and so we took the unprecedented step of matching 
virtually two full years of Federal aid with one year's State 
appropriation. However, this entailed a great sacrifice of 

those projects for which Federal aid is not available, due to the 
character of the work, which we would otherwise put under 


construction. 


Basically, this was the secret behind our $204 million construction - 


a decision to get in step with the Federal government by delaying 
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some purely State work. 


It is estimated that by next July some $7 million of the 

"6-65" apportionment will still be unmatched. Our new budget 
request, therefore, makes provision for this as well as the 

full amount required to match the new apportionment which should 
be released in July. In addition, we are seeking the equivalent 
of a full one cent of the gasoline tax, or $22 million for non- 
Federal work plus $10 million for advance purchase of right-of- 


way. 


All of this should give us a program of approximately $160 
million, of which the Federal government would pay approximately 
$10) million. 


Added to that would be the operating costs of our construction 
Divisions -- about $10 million in State funds. This represents 

a sizable increase from the present level, but it is absolutely 
essential if we are to carry out our mission. The Federal 
government is continually upgrading its standards of design, 
right-of-way acquisition and construction inspection, and we 

must keep pace. The size of our present program is almost 10 
times what it was a decade ago and, believe me, our present forces 


are stretched to the very limit. 


Some might ask why it is necessary for the Highway Department 
to carry large unobligated funds, usually about $100 million, 


forward at the end of each fiscal year. Well, that is the 


oe 


vistenixes 


ia oo nian ¢ 
qq TO meq 


~ 


‘Vw 


, 
wer 


SMT LST Oe 


<p a in 


ernie tae 


“te be the Vee. 


r.. “sina as it may, the fact that we need to invest more money in 
our highway plant than is presently provided, and faster than 

at the present rate, is indisputable. No one argues that we do 
not need more and better highways. They just don't seem to want 


to pay for them. 


Many comparisons have been drawn between New Jersey and the 
. States which seem to be making better progress on the basis 

of dedicated funds and/or bond issues. The petroleum industry 
| and the automobile clubs have long complained about what they 
| consider excessive "diversion" of road user funds. It is a 


| fact that in excess of O per cent of the State budget is financed 
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PRP AU Or PUBIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


I}? EDIATE RELEASE 


Trenton, January 10 - The New Jersey State Highway Department today announced 
the 196 apportionment of State Aid for county road construction and maintenance, 


showing only minor changes from last year, 


Highway Commissioner Dwight R. G. Palmer noted that the State annually dis-. 
tributes $9,155,000 to the 21 counties on the basis of two laws. One law 
provides a flat amount of $55,000 to each county for a total of $1,155,000, 
The other law provides for the distribution of $8 milliom on the basis of 


a legislative formula involving county population, area, and road mileage. 


The Highway Department has no discretion whatsoever in changing the individual 
county apportionments which are camputed on the basis of the legislative 
formula, the Commissioner said. He added that it has been many years since 
the overall amount available for distribution has been increased, and that 

the Department has repeatedly endorsed requests by the counties to the 


Legislature for greater State aid. 


Since the area of the counties is fixed, and the Department is required to 

use U.S. Census figures as the basis for population calculating, any differences 
between the 1963 and 196) apportionments have been caused by variations in 

the county road mileage. Each year counties take more mileage into their 

system or return some road mileage to municipalities, These shifts are the 


only reason for the slight changes in apportionments. 


(more ) 
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299,780 


jini 316,080 

489,680 

508 ,220 

43,560 

Ocean 570,200 

| Passaic 09,120 
f Salen 337,580 
; Somerset 304,280 
Sussex 30,160 

Union 399,900 

Warren __288,660 
$9155 ,000 


Haiti HI 
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273,520 


509,660 
637,180 
385,100 
425,020 
299,420 
315,740 
489,120 
507,580 
43h 5100 
570,900 
4.08 , 780 
337,00 
303,860 
345,860 
399,70 


288 ,220 
$9,155,000 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


RELEASE UPON RECEIPT CN OR 1964 
AFTER JANUARY 10 STATE AID - Mercer County 


Trenton, Jane 10 = The New Jersey State Highway Department today announced it 
has allocated $100,000 in State roadbuilding aid to 12 municipalities in Mercer 


County. 


The aid was provided from one of five separate funds which have been authorized 
by the State Legislature to provide approximately $16 million in aid to the 


New Jersey counties and municipalities each years 


Under the provisions of this particular aid source (Allotment Fund), the 

New Jersey State Highway Department annually receives applications from muni~ 
cipalities interested in constructing or reconstructing portions of their road 
and street systems. Allocations to each municipality requesting aid in this 
category are then reviewed with an eye to their relative neede Through this 
fund a total of #100,000 is available annually to municipalities within each 


county. 


The amount set aside for each municipality represents the State's 90% share in 
the total cost of the approved municipal project. Subsequent construction plans 
are reviewed by the State Highway Department which also provides inspection of 


materials and inspection of actual construction work. 
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NOTE TO EDITORS: Complete project lists are attacheds 
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siberry Street, Section 2 


Gordon Road, Section 5 (Paving) 


Alexander Road, Section 6 
— Total 


7,000. 
ADO 4 
10,000. 
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Traffic Conditions Report 


STATE HIGHWAY DEPARTMENT 


ci 


RELEASE FRIDAY JANUARY 10 


Trenton, Jan. 10 - The New Jersey State Highway 
Department, as part of a continuing service to 
the public, today issued a list of locations 
within the State where road construction and 
maintenance may cause interference to motorists 


during the week of January 11 - January 17. 


Bergen 
Route 80, Township of South Hackensack, Teterboro, 


City of Hackensack -- Huyler Street between North 
Street and Wesley Street is closed to traffic. 
Traffic will be Ratoired from Huyler Street to 
Wesley Street to Green Street to North Street and 


back to Huyler Street. 


Route 95, Teaneck -~ Fort Lee Road is detoured 
between Glenwood Avenue and the Overpeck Creek 
Bridge. Glenwood Avenue is detoured between 
Fort Lee Road and Cypress Street. The condition 
is the same as that which prevailed last week and 
it will continue until paving operations are 


completed. 


Bergen-Passaic 


Route 80, Paterson -- Madison Avenue (Paterson) 
traffic has been detoured to permit the construction 
of Route 80 underpass. The detour will be in effect 


for six months. 


Camden 
Route 30, Lawnside —~ Utility company installing 


sewerage lines. 


Bureau of Public Information 


Trenton 25, New Jersey 
TU xedo 2- 3000 


WEEK OF JANUARY 11 = JANUARY 17 


Route 38, Pennsauken and Cherry Hill Townships -- 
Slight interference to traffic during roadway 
widening and the construction of interchanges at 
Browning Road and Cuthbert Boulevard. Traffic 


will be guided through the construction area. 


Route 130, Pennsauken to Collingswood -- Traffic 
will be restricted between the hours of 9 a.m. and 
 pem. daily for the next week during widening of 
roadway under railroad bridges at Westfield Avenue, 
Pennsauken; Browning Road, Pennsauken and Haddon 


Avenue, Collingswoode 


Route 168, Glendora to Blackwood -- Minor delays 


during construction of sanitary sewers. 


Essex 
Route 21, Belleville -- Traffic will be guided 
through the construction area. The condition will 


continue through February 196). 


Gloucester 
Route 45, Woodbury -- Minor delays during instal- 


lation of electric and gas utilities. 


Route 3, Secaucus -- Traffic will be guided through 
the construction area on Route 3 between Tonnele 
Avenue and the Paterson Plank Road. No interference 


after  p.me 


(more ) 
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Route 35, Middletown -- Traffic will be restricted — 
along Old Kings Highway and Tindall Road during aad | 
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Route 36, Keyport, Raritan Township, Union Beach, ; 
re] rvs? evar hes deine Tee 


Keansburg -- Temporary detour road will be in Rei 
f ‘ ‘ : ui, > i sieht Ss 

operation at Flat Creek for 6 months during bridge 

construction. Traffic will be restricted at East 


Creek and Waackaack Creek during drainage construction. 


Somerset 

Route 287, Bridgewater Township -- Minor interference 
may be expected on Route U.S. 202-206 when con-~ 
struction equipment moves around the work site. 


The condition will continue for 5 months. 


Talamini Road bridge and relocated Talamini Road | 
will remain closed while work on the overpass is 


being completed. 


Route 287; Route U.S. 202-206, Bedminster Township 
-- Caution should be exercised while using the 
detour between old and new roadways of Route U.S. 


202-206 ° r | 


Pe er ee OR MATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton 


TUxedo 2-3000- Ext. 431-432 


RELEASE UPON RECEIPT 196, 


TRAFFIC REGUIA TIONS 

Route 

Borough of Fair Lawn 

Bergen County 
Trenton, January 8 - The New Jersey State Highway Department today announced 
new no=parking regulations along Route l in the Borough of Fair Lawn, 


Bergen County. 


A major new business is now located in the area, and traffic is always 
heavy on Route 4. For this reason the Borough of Fair Lawn has requested, 
and after studies the Highway Department has agreed to an extension of 
a former regulation in this area. Stopping or standing will be prohibited 


at all times: 


Along the northerly side of Route (Broadway) between the corporate 
line of Paramus and Fair Lawn Boroughs to the easterly curb line 


of 37th Street, 


Along the southerly side of Route (Broadway) between the corporate 
line of Paramus and Fair Lawn Boroughs to the easterly curb line 


of Tunbridge Road. 


Prior to this new regulation, stopping or standing was prohibited only 


from 2 aeme to 6 aame 


The new regulations will become effective with the posting of regulatory 


Signs in the area. This is expected within two weeks. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


196), 
ROUTES U.S. 1 and 9 ~ BIDS 
Newark, Essex County. 


IMMEDIATE RELEASE 


Trenton, Jan, 2 - The New Jersey State Highway Department today announced it 
received a low bid of $381,735.77 from Nesto Construction Co., Newark, on improve- 


ment of a portion of Route U.S. 1 and 9 in Essex County. 


Other bidders on the project were: Mal Bros Contracting Co., West Caldwell, 
$383 ,254.87; Schiavone Construction Co., Secaucus, $397,307.70; Robert Bossert 
& Co., Newark, $08,576.30; C. H. Winans Co., Roselle, $3,868.15; Franklin 
Contracting Co., Little Falls, $6,261.30; Cayuga Construction Corp., New York 
City, $6,282.20; Mohawk Constructors, Linden, $56,112.25; A. Tomae & Sons, 
Newark, $58,319.70; J. Turco Paving Contractors, Kearny, $665,433.49; Conduit 
and Foundation Corp., Philadelphia, $83,002.20; C. F. Malanka & Sons, Union 
City, $195,550.20; Public Constructors, Inc., Blackwood, $585,980.61; J. F. 


Chapman & Son, Hillside, $62),859.60. 


Work on the 1.3 mile project will consist of replacing portions of the existing 
granite block pavement on the elevated southbound roadway between Foundry Street 
and South Street in Newark, and resurfacing the down ramp from tne southbound 


lanes to Wilson Avenue. 


The southbound roadway presently carries two lanes of through traffic and two 
lanes of local traffic separated by a concrete median two feet wide. The exist- 
ing roadway consists of a surface of granite block placed on top of a sand 


cushion and a base course of reinforced concrete. 


The granite block, the sand cushion and the concrete median will be excavated 


in badly worn areas. 
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196), 
ROUTES U.S, 1 and 9 ~- BIDS 
Newark, Essex County. 


The ten inch thick reinforced concrete base course and the curb bordering 


the outer edge of both roadways will remain, 


The excavated portions will be replaced with bituminous stabilized base course 
having variable thickness and the entire surface of the roadway will be paved 
With a 3-inch thickness of bituminous concrete. New white concrete island 


curb will separate the local and through southbound roadways. 


The down ramp at Wilson Avenue presently carries two lanes of traffic on a 
granite block surface. A new bituminous concrete surface 3 inches thick will 


be placed upon the granite block, 


Construction will be performed in stages to assure minimum interference to 
traffic. A temporary crossover located at Foundry Street will permit all traffic 
to move on the through lanes while work is under way on the local lanes and to 


move on the local lanes while work is under way on the through lanes, 


Costs of the project, which is expected to take 55 working days to complete, 
will be paid entirely by the New Jersey State Highway Department. All bids will 


be reviewed beforgs. a contract is awarded. 
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NEW JERSEY STATE ila sate DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


196), 

Interstate Route 287 - BIDS 
Borough of South Plainfield 
Township of Piscataway 
Middlesex County 


IMMEDIATE RELEASE 


Trenton, Jan. 2 - The New Jersey State Highway Department today announced it 
received a low bid of »165,20).60 from Lightning Electric Co., Millburn, on a 
highway lighting project on Interstate Route 287 in South Plainfield and 


Piscataway Township, Middlesex County. 


Other bidders on the project were: Gerald Hlectric Construction Co., Inc., 
Almonesson, N.J-e, $200,011.55; Dale Electric Co., Paterson, »203,120.75 and 


Eastern States Electric Contracting, Inc., Hawthorne, $226,157.l0. 


work will be performed at three interchanges of the superhighway between Washington 
Avenue and Durham Avenue. This portion of the Interstate Route is part ofa 
13 mile stretch now open between Route U.S. 22 in Somerset County and Route U.S. 1 


in MiddlesexCounty. 


Roadway illumination will be provided by mercury vapor luminaires mounted on 


aluminum poles. 


At the intersection of Route 287 with Washington Avenue, a separately metered 
roadway lighting system will be installed having 37 lighting units which will 
illuminate the connecting ramps and the deck of the bridge which carries the 


local road over the freeway. 


The directional signs now spanning the eastbound and westbound roadways of 
Route 287 west of the Washington Avenue underpass will be illuminated. 


(more ) 
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196) 
Interstate Route 287 - BIDS 
Borough of South Plainfield 


Township of Piscataway 
Middlesex County 


Another separately metered system including 31 lighting units will illuminate the 


connecting ramps and the bridge deck at the Stelton Road interchanges 


The directional sign spanning the westbound roadway of Route 287 located east 


of the Stelton Road underpass will be illuminated. 


Further east, 21 lighting units connected to a separately metered system will 
illuminate the channelized portion of Durham Avenue north and south of Route 287 
as well as the connecting ramps and the deck of the bridge carrying the freeway 


over Durham Roade 


Costs of the project, which will take 125 working days to complete, will be paid 
for by the Federal Government and the State Highway Department. All bids will 


be reviewed before a contract is awarded. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


196), 

Interstate Route 287 - BIDS 
Borough of Metuchen 
Township of Edison 
Middlesex County 

Highway Lighting 


IMMEDIATE RiLEASE 


Trenton, Jan. 2 = The New Jersey State Highway Department today announced it 
received a low bid of $285,3)1.05 from Lightning Electric Co., Millburn, on in- 
stallation of highway lighting units and directional sign illumination on Inter- 


state Route 287 in Metuchen and Edison Townships, Middlesex County. 


Other bidders on the project were: Servus Electric Coe, Woodbridge, $316,733.75; 
Gerald Electric Construction Co., Inc., Almonesson, N.d., 328,445.25; Dale 
Electric Co., Paterson, »329,058.05 and Eastern States Electric Contracting, 


Inc. , Hawthorne, »372,407.40. 


work under this project will be performed at four major intersections of the 
Route with local roads and highways located between Durham Avenue, in the Borough 


of Metuchen and Route U.S. 1 in Edison Township. 


This portion of the Interstate Route was opened to service last summer and is 
part of a 13 mile stretch of the superhighway now open from Route U.eS. 22 in 


Somerset County eastward to Route U.S. l. 


Roadway illumination will be provided by mercury vapor luminaires mounted on 


aluminum poles. Underdeck bridge lighting will also be provided. 


At the intersection of Route 287 with relocated New Durham oad, a separately 
metered roadway lighting system will be installed consisting of 18 lighting units 
which will illuminate connecting ramps and the bridge deck. 


(more) 
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er initm an Avenue. Four lighting units will be installed on the bridge 


apies Shoe ? rr 


eee ranse pith South Mail Strest”and with Route U-s. 1, 
: idge decks, connecting ramps and main Boateys will be llluminated by more 

b an 100 lighting units connected to 4 separately metered systems. Existing 
"directional signs will be illuminated and roadway underpass lighting will be 
provided. 

Costs of the project, which will take about 175 working days to complete, will 
be paid by the Federal Governmmt and the State Highway Department. All bids 


will be reviewed before a contract is awarded. 
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Traffic Conditions Report 


STATE HIGHWAY DEPARTMENT 


tha 


RELEASE FRIDAY JANUARY 3 


Trenton, Jan. 3- The New Jersey State Highway 
Department, as part of a continuing service to 
the public, today issued a list of locations 
within the State where road construction and 
maintenance may cause interference to motorists 


during the week of January | - January 10. 


Bergen 
Route 80, Township of South Hackensack, Teterboro, 


City of Hackensack -= Huyler Street between North 
Street and Wesley Street is closed to traffic. 
Traffic will be detoured from Huyler Street to 
Wesley Street to Green Street to North Street and 


back to Huyler Street. 


Route 95, Teaneck -~ Fort Lee Road is detoured 
between Glenwood Avenue and the Overpeck Creek 
Bridge. Glenwood Avenue is detoured between Fort 
Lee Road and Cypress Street. The condition is 
the ite as that which prevailed last week and it 


will continue until paving operations are completed. 


Bergen-Passaic 


Route 80, Paterson -= Madison Avenue (Paterson) 
traffic has been detoured to permit the construction 
of Route 80 underpass. The detour will be in effect 


for six months. 


Camden 
Route 38, Pennsauken and Cherry Hill Townships -- 


Slight interference to traffic during roadway 


Bureau of Public Information 


Trenton 25, New Jersey 
TU xedo 2- 3000 


WEEK OF JANUARY  - JANUARY 10 


widening and the construction of interchanges at 
Browning Road and Cuthbert Boulevard. Traffic 


will be guided through the construction area. 


Route 130, Pennsauken to Collingswood -- Traffic 
will be restricted between the hours of 9 a.m. and 
lh pem. daily for the next week during widening of 
roadway under railroad bridges at Westfield Avenue, 
Pennsauken; Browning Road, Pennsauken and Haddon 


Avenue, Collingswood. 


Essex 
Route 21, Belleville -- Traffic will be guided 
through the construction area. The condition will 


continue through January 196). 


Route 3, Secaucus -- Traffic will be guided through 
the construction area on Route 3 between Tonnele 
Avenue and the Paterson Plank Road. No interference 


after p.m. 


Route 29 Freeway, Trenton -- All roadways have been 
opened to traffic. Construction crews are working 
in the center island area. Some delays to traffic 


may be expected. 


Middlesex 
Route 18 - East Brunswick and Madison Township -- 
Traffic will be restricted to a single lane at the 


Main Street rampe 
(more) 


tas. .wy 2 ye wrcaat fe peasas vaticsaiiela oe 


eee ele palm Bese gr 4 ort ee ¥List amet 


Route 355 Middletown — -- Traffic y will be restricted — 
along Old Kings raghway and Tindall Road during 
drainage installations. The condition will continue 
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Route 36, Keyport, Raritan Township, Union Beach, ee ‘thls bo bic o 
Keansburg -- Temporary detour road will be in 1 SES Sa 
operation at Flat Creek for 6 months during bridge a ae ut 
construction. Traffic will be restricted at East 


Creek and Waackaack Creek during drainage construction. 


Somerset 

Route 287, Bridgewater Township ~- Minor interference r 
may be expected on Route U.S. 202-206 when con- \ 
struction equipment moves around the work site. 


The condition will continue for 5 months. 


Talamini Road bridge and relocated Talamini Road 
will remain closed while work on the overpass is 
being completed. 


Route 287; Route U.S. 202-206, Bedminster Township 
~~ Caution should be exercised while using the 
detour between old and new roadways of Route U.S. 
202-206. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


196), 
Route NedJe 27 — COMPLETION 
Widening, Union County 


RELEASE THURSDAY P.}bi.'s 


Trenton, Jan. 2 = The New Jersey State Highway Department today announced 
completion of an »800,000 modernization of 2.6 miles of N.J. Route 27 in 


Union County. 


The roadway has been widened from a three-lane width of 29 feet to a 
four-lane width of hh feet and has 10-foot wide hard surfaced shoulders 
constructed along the outer edges. The four traffic lanes have been 


surfaced with bituminous concrete. 


Work was performed between Miltcnia Avenue in Linden and the Elizabeth 


City line. 


Under a prior contract, a 2.6 mile section of the highway from Colonia 
Boulevard to Stiles Street in Linden was modernized at a cost of about 


~800,000. 


New concrete sidewalks about 8 feet wide have been built along both sides 


of the highway and street intersections along the route have been improved. 
Costs of the project were paid entirely by the New Jersey State Highway 


Department. 
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Pe OF PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


1963 

INTERSTATE ROUTE 80 - ADV 
Paterson 

Passaic County 


RELEASE THURSDAY P.J!.'s 


Trenton, December 26 - The New Jersey State Highway Department today announced 
bids will be received January 23, 196 on construction of a major viaduct 
on the Bergen-Passaic Expressway portion of Interstate Route 80 in Passaic 


County » 


The viaduct will carry the Interstate route more than 1,600 feet over the 
yards of the Erie-Lackawanna Railroad as well as over local streets including 


Straight Street, Plum Street, Spring Street and 21st Avenue in Paterson. 


The superstructure of the eastern portion will consist of steel riveted 
plate girders and rolled steel stringers supporting a reinforced concrete 
deck slab. The western portion will consist of riveted plate girders and a 
rolled steel girder and steel floor beam system supporting the reinforced 


concrete deck slabe 


Two roadways of varying width will be provided on the viaduct, each having 
four traffic lanes. The bridge will accommodate eastbound and westbound 
traffic separated by a median barrier curb and flanked by safety walks 


and concrete parapets surmounted with metal railings. 


The substructure of the viaduct will consist of reinforced concrete abutments, 
wing walls, piers and concrete columns with spread footings supported on 


the ground or on piles. 


An overpass bridge for the expressway will be built at Beckwith Avenue and 
Gray Street. This bridge will have three spans of varying length. The 


(more ) 
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1963 

INTERSTATE ROUTE 80 = AW 

Paterson 

Passaic County 
superstructure will consist of riveted plate girders and rolled steel 
stringers supporting a reinforced concrete deck slab and providing two road~ 
ways of varying widths separated by concrete barrier curb. The bridge sub- 


structure will consist of reinforced concrete abutments, wing walls md piers 


with a spread footing or pile supports. 


Work on the viaducts and on the bridge will include electrical installations 


for roadway lighting as well as underdeck lighting. 


4 reinforced concrete retaining wall will be built along the eastbound 
side of Route 80 from the east abutment of the viaduct to the west abutment 


of the overpass at Beckwith Avenue relocation. 


The entire portion of the Bergen-Passaic Expressway east of the proposed 
project and extending to the George Washington Bridge is presently under 


construction and is expected to be completed by the end of 1% 


West of the proposed project, a 13 mile stretch of the Interstate Route 


is opem between Route 53 in Denville westward to Route 6 in Netcong. 


Nearly miles of the Interstate Route is open between Columbia and the 


Delaware Water Gap in Warren County. 


Ninety percent of the costs of Interstate Freeway construction in New Jersey 
is paid by the Federal Government while the remainder is paid by the State 
Highway Department. The project is expected to take 00 working days to com 
plete. All bids will be reviewed before a contract is awarded. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1963 

INTERSTATE ROUTE 280 = ADV 
Drainage Tunnel 

Newark, The Oranges 

Essex County 


RELEASE THURSDAY P.M.'s 


Trenton, December 26 — The New Jersey State Highway Department today announced 
it will receive bids February 6, 196 for construction of a storm sewer 


tunnel to serve Interstate Route 280, the Essex East-West Freeway. 


The tunnel, which will be located under the superhighway, will extend nearly 
four miles from the vicinity of South Jefferson Street in Ormge eastward 

to the vicinity of High Street in Newark. It will be about 2 feet below 
the present surface level and about 22 feet below the proposed depressed 


level of Route 280, 


The plain concrete lining of the tunnel will have a finished inside diameter 
of 9 feet. Work will include installation of vertical inlets and access 


manholes. 


Drainage water gathered in the proposed tunnel will be channeled to the 
Passaic River. Acquisition of the right of way needed to start the first 
stages of work is now underway. In the great majority of cases, only 
easements will be required for the tunnel itself, since most of the work 
will be completely out of view and without interference to buildings located 
above it. At locations to be pinpointed during construction operations, 
access shafts will be dug into the earth to levels where the huge drainage 
tunnel is being constructed. The access shafts, 12 feet square and ranging 
from 0 feet to 70 feet in depth, will carry men and machinery down to the 
tunnel work areaSe 


(more) 
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1963 

INTERSTATE ROUTE 280 - ADV 

Drainage Tunnel 

Newark, The Oranges 

Essex County 
In Newark, the easternmost tunnel work access point is tentively planned 
to be located in Branch Brook Park. Temporary excavations needed to carry 
out the tunnel construction will be closed up afterward and the natural 
park surface restored, The second access point is planned to be located 
east of First Street and south of Orange Street. A third access will be 
located just inside the Newark line just west of lth Street, about half-way 


between Gould Avenue and Market Street. 


In Fast Orange, a Shaft will be located near Oraton Parkway between Willow 
and Academy Streets, and another near the southwest corner of McKinley 


Avenue and Evergreen Streets. 


In Orange, a shaft will be sunk in the block bounded by Center Street, 
Hill Street, Orchard Street and South Street. The westernmost of the 
work shafts will be dug in the center of the block bordered by Jefferson, 


Madison, Bell and Glebe Streets, 


Costs of the project will be shared by the Federal Government and the State 
Highway Department, The project is expected to take about 550 calendar 


days to complete, All bids will be reviewed before a contract is awardede 
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purrs Qr- Pryplic INFORMATIVON 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


RELEASE THURSDAY P.M.ts 1963 


Route 29 Freeway — ADV 
City of Trenton 
Mercer County 
Trenton, December 26 - The New Jersey State Highway Department today announced 


it will receive bids January 16, 196: on a highway lighting project on Route 


29 Freeway in Mercer County. 


Work will be performed on a 0.) mile portion of the freeway which is presently 
under construction between Calhoun Street and South Willow Street in the 


City of Trenton. 


The roadways of the freeway will be illuminated by fifty mercury vapor 
luminaires mounted on aluminum poles. Work will include the installation .- 


of electrical metering and distribution facilities. 


Costs of the vroject, which is expected te be completed by May 15, 196L, 
will be paid by the Federal Government and the State Highway Department. 


All bids will be reviewed before a contract is awarded. 
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eee Or PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1963 

WASHINGTON AVENUE RECONSTRYSF ION - 
ADV 

Township of Greenbrook 

Somerset County 

Federal Aid Secondary 


RELEASE THURSDAY P.M.'s 


Trenton, December 26 - The New Jersey State Highway Department today announced 
it will receive bids January 16, 196 on reconstruction of a portion of Wash- 
ington Avenue in Greenbrook Township, Somerset County, a Federal Aid Secondary 


project. 


Work on the 0.39 mile portion of Washington Avenue extending southward from 
Route 22 to Green Brook will consist of excavation of the existing roadway 


and construction of a completely new roadway. 


At present, Washington Avenue in this location is about 2h feet wide and 
carries one lane of traffic in each direction on bituminous concrete pavement 


which is now in poor condition. 


The new roadway will be about 8 feet wide and will carry two lanes of traffic 
in each direction, northbound and southbound. The pavement will consist of 
subbase 6 inches thick, macadar base course 6 inches thick, modified pene- 
tration macadam intermediate course 3 inches thick and a bituminous surface 

2 inches thick. The roadway will be bordered by concrete vertical curb. 


Sidewalks will be vrovided. 


A traffic signal system will be installed at the intersection of Washington 


Avenue and Green Brook Road. 


The bridge carrying Washington Avenue over the branch of Green Brook will 


be replaced with a new structure. 


(more ) 
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NEW JERSEY STATE rch yy DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1963 

ROUTE U.S.9 - ADV 

Freehold Twp., Monmouth County 
Manalapan Twp., Middlesex County 


RELEASE THURSDAY P.M.'s 


Trenton, December 26 - The New Jersey State Highway Department today announced 
bids will be received January 23, 1% for another section of Route U.S. 9 


dualization in Middlesex and lonmouth Counties. 


Presently within the proposed construction area, one lane of Route 9 rpg 50 & Ee 
is carried in each direction, northbound and southbound, on reinforced con- 
crete pavement. A new roadway will be built to carry two lanes of north- 
bound traffic. The existing roadway will be separated from the new by a 


grass median divider. 


During the construction of the new northbound roadway, traffic will remain 
in the present pattern on the existing roadway. Both directions of traffic 


will be shifted to the new roadway while the old roadway is being improved. 


The new roadway will consist of subbase 12 inches thick, a six inch thickness 
of bituminous stabilized base course and a bituminous concrete surface three 
inches thick. Bituminous concrete shoulders will border the outer edge 


of the roadway. 


The old roadway will be resurfaced with bituminous concrete and surfaced treated 
shoulders will border the outer edge. On both roadways, northbound and south 
bound, traffic lanes will be 12 feet wide while the outer shoulders will be ten 


feet wide. 


Ramps to be constructed at the intersections with local roads will consist 
of subbase 8 inches thick, a six inch thickness of bituminous stabilized 


(more ) 
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ork to be performed will include: 
Beery Ue wae men 

| oe Extension of the bridge carrying the highway over Weamaconk Creek. 

. Extension of the bridge carrying the highway over McGellaird's Brook. 
a , 


as ED Extension of the bridge carrving the highway over Tepehemus Brook. 


ig 4 lh. Construction of a new bridge to carry the highway over Tepehemus Brook. 
ve, 


Irprovements will be made to the connecting ramps at the existing inter- 


section with Englishtown Road. 


A pair of left turn jug handles will be built at the intersection of the 
highway with Schibanoff Road permitting traffic from Route 9 to connect 


it with both directions of traffic on the local road or to make a turnaround. 


Further north, at the Craig Road intersection, southbound Route 9 traffic 
, will connect to both directions of traffic on the road through a left turn 
jug handle. 


(more) 
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ts of the project, which will take 160 working days to complete, will 


shared equally by the Federal Government and New Jersey. All bids will 


Perreded before a contract is awarded. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


1963 
Sale of Buildings 
Essex County 


RELEASE THURSDAY P.M.'s 


Trenton, Dec. 26 - The New Jersey State Highway Department today invited anyone 
interested in buying vacant residential buildings to attend sales to be held 


in Essex County, December 30. 


A Department auctioneer will offer fifteen buildings located in West Orange, 
Orange and East Orange beginning at ll a.m. The sale will be open to the public, 
and will be held in one of the houses to be sold, a frame residence at 27 Condit 


Terrace in West Orange. 


Other buildings for sale in West Orange include a three-family dwelling at 
25 Condit Terrace, and frame homes at 73 Mount Pleasant Avenue, 19 and 7 


Gaston Street, and 52 Northfield Avenue. 


Houses offered for sale in Orange are located at 51) Madison Street, 83-85 
South Day Street, and 66 South Day Street. On South Street four buildings 


will be offered; addresses are 112-11, 12), 165, and 175. 


In East Orange, homes to be included in the sale are located at 1h5 and 19 
McKinley Avenue, 326 Main Street, and 18 North Munn Street. Another property, 
29 South Clinton Street, includes a detached brick store, and a detached heated 


masonry garage, and another property at 34, South Burnet Street includes a 


three-car metal garage. 


All the residential buildings stand on land which was purchased so Interstate 
Route 280, the Essex East-West Freeway, could be constructed. 


(more ) 
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and on property purchased for future Route 2h 
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sf the homes have detached garages and other outbuildings which will be 


s separate units. 


‘The public auctions are in line with the Department's policy of returning 


' 
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_ surplus property to useful service, as well as municipal tax rolls, and recover 


wayl 
some of the State money spent to purchase the land. Similar sales in 1962 


+) 2 
--—s saved the Department an estimated »380,000. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


1963 
SALE OF BUILDINGS 
Monmouth County 


RELEASE THURSDAY P.M.'s 


Trenton, December 26 - The New Jersey State Highway Department today announced 
it will hold a public sale December 30 to sell vacant buildings located 


in Keyport and Middletown Township, Monmouth County. 


A Department auctioneer will open the sale 11 aem. in the property formerly 
owned by Charles H. Meyers, located on the south side of Route 36 about 
300 feet east of Main Street in Middletown Township. One of the buildings 


to be sold is a frame detached garage located at 23 Hobart Avenue, Keyport. 


In Middletown Township a frame house located on the southwest corner of 
Route 36 and Ohio Avenue will be offered for public bidding. All items 


will be sold as individual units. 


The public auctions are in line with the Department's policy of returning 
surplus property to useful service, as well as municipal tax rolls, and 
recover some of the State funds spent to purchase the land. Similar sales 


in 1962 saved the Department an estimated $380,000. 
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RELEASE FRIDAY DECEMBER 20 


Trenton, Dec. 20 - The New Jersey State Highway 
Department, as part of a continuing service to 
the public, today issued a list of locations 
within the State where road construction and 
maintenance may cause interference to motorists 


during the week of December 2] - December 27. 


Atlantic 

Route U.S. 30, Absecon -- Traffic on Route U.S. 
30 at Shore Road will be restricted to a single 
lane in each direction during reconstruction of 
the bridge over Absecon Creek. Westbound traffic 
will be detoured to the eastbound lanes at the 
bridge site. The condition will continue until 


_the end of 1963. 


Bergen 
Route 3, Kast Rutherford -- Traffic will be guided 


through the construction area as work proceeds. 


Southbound Koute 20 traffic desiring to reach west- 
bound Route 3 will detour by way of Paterson Plank 
Road and Route 17 to Route 3. The condition will 


continue for about 6 months. 


In the construction area west of the Hackensack 
River there will be occasional delays to traffic 
resulting from movement of construction equipment 
across the highway. ‘The condition will continue 


for about 6 months. 


Traffic Conditions Report 


TE HIGHWAY 


DEPARTMENT 


Bureau of Public Information 
Trenton 25, New Jersey 
TU xedo 2- 3000 


WEEK OF DECEMBER 21 - DECEMBER 27 


Route 80, Township of South Hackensack, Teterboro, 


City of Hackensack -- Huyler Street between North 


Street and Wesley Street is closed to traffic. 


Traffic will be detoured from Huyler Street to 
Wesley Street to Ureen Street to North Street and 


back to Huyler Street. 


Route 95, Teaneck -- Fort Lee Road is detoared 
between Glenwood Avenue and the Overpeck Creek 
Bridge. Jlonwood Avenue is detoured between Fort 
Lee Road and Cypress Street. The condition is 
the same as that which prevailed last week and it 
will continue until paving operations now under-~ 


way are completed. 


Bergen-Passaic 


Route 80, Paterson -- Madison Avenue (Paterson) 
traffic has been detoured to permit the con- 
struction of Route 80 underpass. The detour 


will be in effect for six months. 


Camden 

Route 38, Pennsauken and Cherry Hill Townships -= 
Slight interference to traffic during roadway 
widening and the construction of interchanges at 
Browning Road and Cuthbert Boulevard. Traffic 


will be guided through the construction area. 


(more) 
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Route 3, Secaucus -= Occasional sakichaseaneraee 


in the area of the operations to widen the Turn- 
pike Bridge while equipment moves in the con- __ 
struction area. The condition will continue 


until the end of 1963. 


Traffic will be guided through the construction 
area on Route 3 between Tonnele Avenue and the 
Paterson Plank Road. The condition will continue 


for three weeks. No interference after l p.m. 


Hunterdon 

Route 69 and 202, Raritan Township and Flemington 
-- Traffic will be restricted to one lane in each 
direction. Caution should be exercised in areas 
where shoulders have been excavated. Work on this 
project will halt on December 21 and begin again 


in the spring. 


Route 29 Freeway, Trenton -- All roadways have been 
opened to traffic. Construction crews are working 
in the center island area. Some delays to traffic 


may be expected. 


Monmouth ANT kaN? oN ~ 
Route 9, Freehold -= Traffic sit 
the construction area. The eidareten WE 4 
until the end of 1963. 
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Route 35, Middletown ~~ Traffic will be restricted 
along Old Kings Highway and Tindall Road during 
drainage installations. The condition will continue 
for 6 months. 


Route 36, Keyport, Raritan Township, Union Beach, 
Keansburg -- Temporary detour road will be in 
operation at Flat Creek for 6 months during bridge 
construction. Traffic will be restricted at East 


Creek and Waackaack Creek during drainage construction. 


Roadway excavation work is underway in the vicinity 
of Natco Lake. The condition will continue for 


one year. 


(more) 


beh an . 

Road bridge and relocated Talamini Road 
eae 

ain closed while work on the overpass is 


“Rout . 2875 Route U.S. 202-206, Bedminster Township 

_ os Caution should be exercised while using the 

As 1 - detour between old and new roadways of Route U.S. 
| 202-206. 


Warren 
Route 2h, Lopatcong, Greenwich, Franklin, Washington 


-- Intermittent delays may be expected during re- 


4 surfacing operations from Route 22 to Stewartsville 
) Road and from New Village to Lincoln Avenue. The 

, 

< condition will continue until the spring of 196. 
i 
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POREAU Or PUBLIC. INEORMATION 


NEW JERSEY STATE oy DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1963 

TRAFFIC SIGNAL 
Route U.S. 206 
Eastamton Township 
Burlington County 


RELEASE UPON RECEIPT 


Trenton, December 20 ~ The New Jersey State Highway Department today announced 
the installation of a semi-actuated traffic signal, with pedestrian push 
button control, at the intersection of Route U.S. 206 and North Pemberton 


Road in Eastamton Township, Burlington County. 


Semi-actuated traffic signals are used primarily at intersections of heavy 
volume, high speed traffic with relatively lightly traveled roads or streets. 
Detectors that activate the the signal are located on the minor approaches. 
The signal is normally green to the major route (in this case U.S. 206) 
changing to the rinor route (North Pemberton Road) only upon vehicle or 
pedestrian actuation. The pedestrian push button detectors are mounted 

on signal standards located near each end of the cross walk of North 
Pemberton Road. As the name implies, the signal can be actuated by 


pedestrians to allow for crossing the main highway under signal controle 


Burlington County, Eastampton Townshin and State will share the cost of 
installation. The Township will supply electricity and the Highway 


Department will furnish maintenance. 


HP HT TIT 


atooute a6 shear beferesd 


re ae 


P ‘ a 
<8 Sey bs + 7 pee a ee ee a ero ps eee 5 ; : a 
; : & .DSGR Foor ~~ OeOr) BINOT Tahsa 2 Oc ©) 
; 
breve sero > riya oy D ‘3 ah ved timers one See the oT + ft — . ad 
7 a ; ; ‘ ee as o : aro + < 
co nial Ee ae a - a dhe a <4 Pets ae ieee? “EHTS eMTOic Bas 36 iets E Ate 
i 
" Ge 7 
“eq 
ne ee oe _ : bu a $ : he nine t im Taseoaee Gee 
Pens : 3 % nm . menos fe as sialic 5 in wee ip is CA tee ie: - 
1 oe . via ~~ a 4 . cM . ~~ = P&S PR >a SS i ea Se Srey ré KG 
# Fs ee om, od : » sed <3 re ‘ ae e : = « aed - en “Ne 
oa s. 
. by Ue z vn a : er = 
’ age x 
‘ ; ¥ an ¢ ~ 
< eit % ot - 
7 se s 
a ef at a 


BUReA Or PUBLIC INFORMATION 


NEW JERSEY STATE Bde ae DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


IMMEDIATE RELEASE 1963 

ROUTE 29 FREEWAY - BIDS 
City of Trenton 

Ewing Township 

Mercer County 


Trenton, December 19 ~ The New Jersey State Highway Department today announced 
a low bid of $1,727,705.79 was received from State Paving and Construction 
Coc, Philadelphia, Pennsylvania on a project for construction of another 


portion of the Route 29 Freeway in Mercer County. 


Other bidders on the project were: Kingston Bituminous Products Co., Kingston, 
$2 ,023,230.20; Geo. M. Brewster and Son., Inc., Bogota, $2,025,796.353 

S. J. Groves and Sons, Co., Woodbridge, $2,038,222.22; Franklin Contracting 
Co., Little Falls, $2,050,789.25; Public Constructors, Inc., Blackwood, 
$2,101,2.29; Hess Bros., Inc., Parlin, $2,153,910.65; Bancheri Construction 


Co., Inc., Hammonton, $2,220,029095. 


The nearly 2 mile long project will begin in the vicinity of Aberfeldy Drive 
in the City of Trenton and extend westward along the north bank of the 


Delaware River to West Upper Ferry Road in Ewing Township. 


The entire length of the existing River Road will be improved within the 
limits of the project. A new dualized freeway carrying two lanes of traffic 
in each direction will be built adjacent to the southern border of the Road 


along the bank of the Delaware River. 


River Road will be separated from the new freeway by a variable width grass 
island. A barricade of aluminum chain link fence will be placed between the 
road and the freeway. To maintain a pk asing appearance and minimize sound 


{more ) 
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wenent at Lover ag Road will enable westbound River 
ic to Eater ula Ferry heed or to turn around to the eastbound 
Oh. tis § same Ptreectica, Lower Ferry Road traffic will be able 


ae the westbound or eastbound lanes of the freeway. 


— Lower Ferry Road and Wilburtha Road and again just east of Wilburtha 
Road, intermediate connections will be provided between the eastbound and west— 


bound lanes of the freeway and River Road. 


At West Upper Ferry Road, where the project terminates, connections will be 


made between the freeway, the River Road and West Upper Ferry Road. 


The new stretch of freeway will connect previously built portions to the east 
4 and to the west. To the west, Route 29 Freeway joins the Scudder Falls 

} bridge, which crosses the Delaware River into Pennsylvania. In the same area 
a connection may now be made to Route 129 Freeway to the north. To the east, 


the new pation of freeway will connect to another portion extending eastward 


to Calhoun Street. 
(more ) 
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meen Or PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


TUxedo 2-3000- Ext. 431-432 


1035 Parkway Ave. Trenton 


1963 

Interstate Route 287 - BIDS 
Interstate Route 80 Interchange 
Parsippany-Troy Hills 
Morris County 


IMMEDIATE RELEASE 


Trenton, Dec. 19 - The New Jersey State Highway Department today announced a 
low bid of $1,987,457.70 was received from Schiavone Construction Co., Ince, 
Secaucus, for construction of another portion of Interstate Route 287 at the 
proposed intersection with Interstate Route 80 in Parsippany-Troy Hills, Morris 


County. 


Other bidders on the project were: Hess Brose, Ince, Parlin, $2,019 ,030-L95 
Franklin Contracting Co., Little Falls, §2,01,764.73; Public Constructors, 
ey; Blackwood, $2,080,43.91; Geo. Me Brewster and Son, Inc., Bogota, 
§2,082,611.42; Sam Braen Construction Co., wyckoff, y2,150,525.61; Conduit 

and Foundation Corp., Philadelphia, Pa., $2,182,510.36 and S. Je Groves and 


Sons, Co., Woodbridge, $2,506,119.83. 


Completion of the proposed project, which will be slightly more than a mile in 
length, will directly link the existing Route U.S. 202 Freeway portion of In- 
terstate Route 287 and the northerly sections of Route 287 between Route U.S. 

46 and the intersection with Route U.S. 202 in Montville Township, which are 

now under construction. Construction of the interchange at this time will 

allow Route 287 traffic loads to move freely through the area during construction 


of Route 80 in this vicinity. 


Connecting ramps will enable northbound Route U.S. 202 Freeway traffic to 
reach the southbound lanes of freeway and to connect with westbound Littleton 


Road. Northbound freeway traffic will also be able to connect with Route Used. Li6e 


(more ) 
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rebuilt to carry two lanes of traffic in 


the construction of Route 287 through the 
) interchange area. Future work will include construction of complete 
ange facilities between the two superhighways as well as facilities for 


road connections. 


onstruction will be performed in stages and phases permitting the establishment 


7 of detours enabling traffic to connect freely between Route U.S. 202 Freeway 


and Route U.S. 6. 


Ninety percent of the cost of Interstate Route construction in New Jersey is 
paid by the Federal Government while the remaining ten percent is paid by the 


la State Highway Department. 


\ The project is expected to take 250 working days to complete. All bids will 


be reviewed before a contract is awarded. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


IM EDIATE RELEASE 


1963 

ROUTE 46 - BIDS 

Yount Olive Township 

Morris County 

Trenton, December 19 - The New Jersey State Highway Department today announced 
a low bid of $709,621.18 was received from Tri-County Asphalt Corpe, Roseland 


for ir»provement of a portion of Route h6 in the Budd Lake area of Morris county. 


Other bidders on the project were: Sam Braen Construction Co., Wyckoff, 

$79, 436573 Franklin Contracting Co., Little Falls, $811,711.18; T. Stamato 
and Coe, Inc., Saddle Brook, $828,26.75; J. F. Chapman and Son, Inc., 

Hillside, $852,117.51; Conduit and Foundation Corpe, Philadelphia, Pennsylvania, 


$856,865.60; Hess Bros., Inc., Parlin, $895,161.0. 


The 1.87 mile project, which will consist of the widening and resurfacing 
of the existing roadway, extends from Spring Street in a northeasterly 
direction to an intersection with Interstate Route 80 at a point east of 


Wills Creek in lount Olive Township. 


At present, one lane of traffic is carried in each direction, northbound 
and southbound on a roadway 20 feet wide. The roadway will be widened 


to 6 feet and will carry two lanes of traffic in each direction. 


A left turn jug handle will permit northbound Route h6 traffic to reach 
southbound Mount Olive Road or to cross the highway to reach the portion 


of !ount Olive Road north of the highway. 


A left turn jug handle for southbound Route 6 traffic will extend to Mount 
Olive Road through Anderson Place permitting highway traffic to reach both 
directions of Mount Olive Road. 


(more ) 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


RELEASE THURSDAY P.M! 28s 


1963 

ROUFE 6 ~ ADV 

Mount Olive Township 

Worris County 

Trenton, December 19 - The New Jersey State Highway Department today announced 
it will receive bids January 16, 196 for improvement of a portion of Route 


6 in the Budd Lake area of Morris County. 


The 2.9 mile project, which will consist of widening and resurfacing the 
existing roadway, stretches from a dualized portion of the route at Drakes~ 


town to Spring Street in Mount Olive Township. 


At present, one lane of traffic is carried in each direction, eastbound 
and westbound, on a 20 foot wide roadway having a bituminous concrete 
surface on a reinforced concrete base. Bituminous surfaced shoulders flank 


the roadway on each side, 


The roadway will be widened to 6 feet and carry two lanes of traffic in 

each direction. The widened portions of the improved roadway will consist 

of 1h inches of subbase, a macadam base course 6 inches thick and a bituminous 
stabilized base course inches thick. The entire roadway will be surfaced 
with 3 inches of bituminous concrete. White concrete vertical curb will 


border the pavement in some locations, 


The bridge carrying the highway over the South Branch of the Raritan River 


will be widened to accommodate the widened roadways 


The portion of the roadway adjacent to Budd Lake will be bordered on both 


sides by bituminous concrete shoulders for the convenience of traffice 


(more ) 
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she intersection of the highway with Woodsedge Avenue and the Shore 
Road, a pair of jug handles will be built enabling traffic from the highway 
as well as from local roads to cross the highway safely. Traffic signals 


will be installed at this intersections 
Costs of the project, which will be completed by about December 1, 196k, 
will be paid entirely by the State Highway Department. All bids will be 


reviewed before a contract is awarded e 
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Boru AU Or PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


RELEASE THURSDAY P.Me's 1963 
Route 35 = ADV 
Dover Township 


Monmouth County 


Trenton, Dec. 19 = The New Jersey State Highway Department today announced it 
will receive bids January 16, 1964 for an intersection revision on Route 35 


between Eisenhower Avenue and Dewey Drive in Dover Township, Monmouth Countye 


Bids received earlier this year on the proposed project were rejected because 


bidding requirements had not been met. 


The proposed improvements will not only ease the movement and distribution of 
traffic traveling on the southbound roadway of Route 35 into Seaside Heights, 
but will also provide motorists traveling on the northbound roadway of Route 


35 through Seaside Heights with easier access to local beaches and boatyards. 


To ease the movement of traffic through the portion of Central Avenue within 
the project, the existing turnoff from the Route 35 southbound roadway which 
leads into Central Avenue through the Marlin Drive intersection will be given 
a smoother alignment and will also be widened. Motorists will still be able 
to enter Central Avenue, southbound and to turn left into Marlin Drive, east- 


bound from the revised turnoff. 


At present, the portion of Central Avenue between Marlin Drive and Route 35 
northbound is 30 feet wide from curb to curb and terminates at its southern 
limit in a cul-de-sac or deadend. Proposed changes include widening of this 
portion of Central Avenue to 48 feet and the opening of the cul-de-sac, per- 
mitting traffic to make connections to northbound Route 35 and Central Avenue, 


southbound. 
(more) 
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turn from Koute 35, southbound to northbound, located about 800 


¥. 


At the intersection of Route 35, southbound roadway with Bay Boulevard in Sea- 
- side Heights a connection will be built which permits traffic to enter north- 


bound Bay Boulevard from Route 35. 


The revised roadways will consist of a subbase six inches thick, a bituminous 
stabilized base course six inches thick and a bituminous concrete surface three 


: inches thicke White concrete vertical curb will be built throughout the project. 


Cost of the project, which will take about 30 working days to complete, will 


| be paid entirely by the State Highway Department. 
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BRE AW. OF PUBLIC INFORMATION 


NEW JERSEY STATE es DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


RELEASE THURSDAY P.M.o's 1963 


INTERSTATE ROUTE 287 

OPENING 

Morris County 
Trenton, December 19 - The New Jersey State Highway Department today announced 
a 5.3 mile portion of Interstate Route 287 in Morris County will be opened 


Friday, December 20. 


Opening of the 5.3 mile series of adjoining construction projects intended, 
in part, to relieve traffic congestion in the Boonton area, will provide 
motorists with a 7.3 mile uninterrupted stretch of superhighway beginning 
at Route 10 in Hanover Township and extending northward across Route Use 


46 in Parsippany-Troy Hills Township to Route U.S, 202 in Montville Township. 


The 1.9 mile portion between Route 10 and Route 6, which formed part 
of the Route U.S. 202 Freeway, was completed in 1957 at a cost of $2.4 


million and has now been designated as part of Interstate Route 2076 


The first of the three newly completed projects runs 1.8 miles between 
Route 46 in Parsippany~-Troy Hills and Intervale Road and contains an inter- 
change of Route 287 with Route 6 including a grade separation which 


carries the superhighway over the routeée 


The second of the three projects, which is two miles long, extends from 
a point south of Intervale Road in Parsippany-Troy Hills Township to a 
point north of Vreeland Avenue in Boonton. Within this project, Parsippany 


Boulevard has been relocated to follow a southward path along the western 
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1963 
INTERSTATE ROUTE 287 
OPENINGZ 
Morris County 
edge of the superhighway. Connections to the southbound side of the Inter- 
state Route are provided from Myrtle Avenue and from the vicinity of Monroe 
Street which has been relocated from the northbound side of Route 287. 


Connections are provided to Intervale Road, Washington, Street, and Boonton 


Street. 


The third completed section is 1.5 miles in length and extends from the 
vicinity of Vreeland Avenue to Route 202 in Montville, stopping beside 


the old Morris Canal bed. 


An exit ramp from the southbound roadway of the Interstate Route connects 


to Myrtle Avenue at a point just east of Vreeland Avenuee- 


Two local access roads extend from River Road and parallel Route 287; one 


extends west for about 250 feet and another extends east for 150 feet. 


An entrance ramp about 1100 feet in length connects lain Street westerly 


to the southbound roadway of the superhighway near River Road. 


New structures include a bridge carrying 287 over River Road, a span across 


Crooked Brook and a bridge carrying the Southbound Main Road over Crooked Brooke 


The newly opened portions consist of two roadways separated bv a natural 
center island. Each roadway provides two 12 foot reinforced traffic lanes 
bordered by bituminous concrete shoulders along the inner edges as well as 
the outer edges. 


(more ) 
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1963 
INTERSTATE ROUTE 287 
OPENING 
Morris County 
Four sections are presently under construction further south in Somerset 


County which are intended to relieve congestion in the Bound Brook area. 


A thirteen mile portion of the Interstate Route is now open extending from 
Route 22 near Somerville in Somerset County eastward to an interchange at 
Route 1 and Main Street in Edison Township, Middlesex County. Estimated 


cost of this 13 mile portion is $31 million. 


The Department's overall plan for Interstate Route 287 shows it extends 
for 67.8 miles from Interstate Route 95 ( The New Jersey Turnpike) near 
Metuchen to the New York State Line near Suffern and forms part of a giant 
loop around metropolitan New Jersey and New York. Final cost is currently 
estimated at $155 million. Total cost of the three recently completed 


portions is estimated at $7.7 million. 


The completed route becomes part of the National System of Interstate and 
Defense Highways, 90% of which will be paid for by the Federal Government 


with the remaining 10% being paid for by New Jersey. 
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BORA? OF PUBERECTICN FORM ALhKON 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


RELEASE UPON RECEIPT 1963 

Route UeSe 1 (Business) 
Barrier Curb 

Jersey City 

Hudson County 
COMPLETION 


Trenton, Dec. 13 = The New Jersey State Highway Department today announced 
completion of a safety improvement project on Route U.S. 1 (Business) in Hudson 


County. 


The project consisted of constructing a white concrete barrier curb 34 inches 
high extending westward from the 12th and lth Street viaduct to Hudson Boule= 


vard in Jersey City. 


Formerly, 2 lanes of traffic were carried eastbound and westbound on this 


portion of Route 1 viaduct without a safety barrier. 


A Highway Department spokesman noted that in 1955 a safetypraject was completed 
along the same portion of Route U.S. 1 which included removal of a badly worn 
granite block road surface and construction of the present bituminous concrete 


surfaces 


At that time the old "cobblestone" roadway had become dangerously smooth and 
uneven resulting in frequent skidding accidents as well as damage to goods being 


transported over the bumpy surface. 


Construction of the concrete center barrier will further increase 


safety. 


Costs of the $90,000 project were paid entirely by the New Jersey State Highway 


Departmente 
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Traffic Conditions Report 


NEW 


STATE HIGHWAY DEPARTMENT 


Bureau of Public Information 
Trenton 25, New Jersey 


iia 


RELEASE FRIDAY DECEMBER 13 


Trenton, Dec. 13 - The New Jersey State Highway 
Department, as part of a continuing service to 
the public, today issued a list of locations 
within the State where road construction and 
maintenance may cause interference to motorists 


during the week of December 1) - December 20. 


Atlantic 

Route U.3. 30, Absecon -- Traffic on Route U.S. 
30 at Shore Road will be restricted to a single 
lane in-each direction during reconstruction of 
the bridge over Absecon Creek. Westbound traffic 
will be detoured to the eastbound lanes at the 
bridge site. The condition will continue until 


the end of 1963. 


Bergen 
Route 3, East Rutherford -- Traffic will be guided 


through the construction area as work proceeds. 


Southbound Houte 20 traffic desiring to reach west- 
bound Route 3 will detour by way of Paterson Plank 
Road and Route 17 to Route 3. The condition will 


continue for about 6 months. 


In the construction area west of the Hackensack 
River there will be occasional delays to traffic 
resulting from movement of construction equipment 
across the highway. The condition will continue 


for about 6 months. 


TU xedo 2- 3000 


WEEK OF DECEMBER 1) - DECEMBER 20 


Route 80, Teaneck, Ridgefield Park, Bogota -~ The 
detour at Teaneck Road between Arthur Street and 


Jasper Avenue has been removed. 


Route 80, Township of South Hackensack, Teterboro, 
City of Hackensack -- Huyler Street between North 


Street and Wesley Street is closed to traffic. 


Traffic will be detoured from Huyler Street to 
Wesley Street to Green Street to North Street and 


back to Huyler Street. 
Minor delays will occur on Hudson Street. 


Route 95, Teaneck ~~ Fort Lee Road is detoured 
between Glenwood Avenue and the Overpeck Creek 
Bridge. Glenwood Avenue is detoured between Fort 
Lee Road and Cypress Street. The condition is 
the same as that which prevailed last week and it 
will continue until paving operations now under- 


way are completed. 


Bergen-Passaic 


Route 80, Paterson ~=- Madison Avenue (Paterson) 
traffic has been detoured to permit the construc- 
tion of Route 80 underpass. The detour will be 


jin effect for six months. 


Camden 
Route 38, Pennsauken and Cherry Hill Townships -- 
Slight interference to traffic during roadway 


(more ) 
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to one lane during sanitary sewer installation. 


No weekend orevening interference. 


sex 
Route 21, Belleville -- Traffic will be guided 
through the construction area. The condition will 


continue through January 196). 


Gloucester 


Route 5, Woodbury -- Minor delays during utility 
installations. 


Hudgon 

Route 3, Secaucus -- Occasional delays to traffic 
in the area of the operations to widen the Turn- 
pike Bridge while equipment moves in the construc- 
tion area. The condition will continue until the 
end of 1963. 


Traffic will be guided through the construction 
area on Route 3 between Tonnele Avenue and the 
Paterson Plank Road. The condition will continue 


for three weeks. No interference after l p.m. 


will continue BAHL. end 0 
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Route 18, East Brunswick and Madison Tc 

a 
Minor interference may be expected seGightlts the 
construction areas Traffic will be reduced to 1 


lane from Rues Lane to Main Street during paving re ; 


a 


operations. The condition will continue for 1 week. 


Middlesex-Monmouth — 
Route 9, Marlboro, Manalapan, Madison -- Slight in- 


terference resulting from trucks and construction 


equipment moving materials throughout the construc- 


tion area. 
: 
Monmouth 


Route 9, Freehold -- Traffic will be guided through 
the construction area. The condition will continue 


until the end of 1963. 


(more) 


a ak, Lopatcong, Greenwich, Franklin, Washington 

sss Intermittent delays may be expected during re- 

; surfacing operations from Route 22 to Stewartsville 

"Bead and fron ew Villege te Lincoln avenue. The 
condition will continue until the end of 1963. 
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nt of equipment and excavation operations 


ne ; 
: “Route 53, Mt. Tabor to Denville -- Minor delays 
during utility installations. 


' 


Route 287, Bridgewater Township -- Minor inter- 


ference may be expected on Route U.S. 202-206 


when construction equipment moves around the work 


; site. The condition will continue for 5 months. 


ry Talamini Road bridge and relocated Talamini Road 
will remain closed while work on the overpass is 
being completed. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


FOR RELEASE ON OR AFTER 
December 12, P.M. 


1963 
SNOW REMOVAL 


Trenton, Dece 12 ~ A statewide checkout of equipment and personnel by the New 
Jersey State Highway Department paid off early this morning when the season's 


first snowfall arrived on the scene. 


The pay-off was dulled somewhat in some areas where local tie-ups occurred be- 


cause of accidents and lack of preparation on the part of driverse 


All equipment was checked out last month for correct location in the State, 
operation efficiercy, proper couplings for mounted units such as snow plows 
and spreaders, snow fence installation, and training of men to operate the 


equipment. 


Preparations also included conferences to coordinate operations of officials 


of the state, county, and municipal highway departments. 


New @quipment purchased by the Highway Department this year includes 65 snow 
plows, 100 two-way radios, 30 tail .ate spreaders, 27 dump trucks, and 30 
spreader bodies. The new purchases bring the total count to 1081 pieces of 


highway equipment earmarked to keep highways cleared this winter. 


In addition to this, the Highway Department has contracted with private con= 
struction companies to furnish trucks, front end loaders, graders, bulldozers 
and men to operate them. This enables the Department to put many more pieces 
of equipment on the highways during severe storms without being overstaffed 


and over supplied, 


(more ) 
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1963 
SNOW REMOVAL 


Including the contractors equipment and men, there are up to 3000 men operating 


1875 units of equipment ready to roll on a moment's notice. 


Materials resources needed to keep the highway system open include 32,000 tons 
of rock salt to keep road surfaces free of ice; 50,000 cubic yards of abrasives 
including sand, cinders, stone grits, and crushed slag for spreading on sheet 
ice to improve vehicle traction; and 3,000 tons of calcium chloride to keep the 
abrasives from freezing and becoming unmanageable. Orders have been placed to 
keep sufficient quantities of these materials stockpiles at 150 storage areas 


an 
-around the State for/unexpected emergency. 


A private weather service keeps the Department alert to threatening weather. 
And early this morning the Department's own two-way radio system, with 10 base 
stations and 385 mobile units in rolling stock, was put into operation. At the 
Same time, the private contractors were alerted by telephone. The entire set- 
up is so coordinated and flexible it permits shifting of equipment, materials, 


and men on a moment's notice anywhere in the State where extra forces are needed. 


The Highway Department again this year will provide a service for dissemination 
of information to the public, through newspapers and radio stations, of railroad 


passenger service, and highway conditions during snow storms. 


Along with all these preparations, if the individual motorist will check his 
own car and follow safety precautions for winter driving, the highways will be 
safer for all concerned. A folder, "Year 'Round Driving Hints", is provided 
free to all motorists who write to the State Highway Department, Bureau of 


Public Information, 1035 Parkway Avenue, Trenton 25. 
(more ) 
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< e Lott 
If highways become covered with snow or ice, don't drive unless absolutely 
7 > 
_ mecessary. Drive slower and smoother; avoid quick starts and stops - 


they will only put your car into a skid and you may lose control. 


Take curves, grades, and corners cautiously. Drive well behind the car 


ahead, and when you have to apply the brakes, do so gently. 


Keep tuned to weather and highway reports on your car radio, and avoid 


congested areas. 


If you are caught in a traffic tie-up, stay in line. Do not drive over 
a center islands or the wrong way on one way streets. If you are stopped 
for what might become an extended period, shut off the car motor and 


Nn accessories. Use the blanket to keep warm. 


(more ) 
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Memento PUBLIC INFORMATION 


NEW JERSEY STATE le dal DEPARTMENT 


TUxedo 2-3000- Ext. 431-432 


1963 

Interstate Route 287 - ADV 
Borough of Metuchen 
Township of sdison 
Middlesex County 

Highway Lighting 


1035 Parkway Ave. Trenton 
RELEASE THURSDAY P.M.'s 


Trenton, Dece 12 = The New Jersey State Highway Department today announced it 
will receive bids January 2, 1964 on installation of highway lighting units 
and directional sign illumination on Interstate Route 287 in Metuchen and 


| Edison Townships, Middlesex County. 


| Work under this project will be performed at four major intersections of the 
Route with local roads and highways located between Durham Avenue, in the 


| Borough of Metuchen and Route UseSe 1 in Edison Township. 


| This portion of the Interstate Route was opened to service last summer and is 
part of a 13 mile stretch of the superhighway now open from Route U.S. 22 in 


Somerset County eastward to Route U.S. l. 


| Roadway illumination will be provided by mercury vapor luminaires mounted on 


aluminum poles. Underdeck bridge lighting will also be providede 


| At the intersection of Route 287 with relocated New Durham Road, a separately 
| metered roadway lighting system will be installed consisting of 18 lighting 
| 


units which will illuminate connecting ramps and the bridge deck. 


Another separately metered system including 37 lighting units will illuminate 
the decks of the bridges carrying Route 287 over the tracks of the Pennsylvania 
Railroad as well as the intersection, further east, of Route 257 and Route 27 


(the Middlesex-Essex Turnpike). The directional sign now spanning the westbound 


roadway of the interstate route will be illuminated. 
(more) 
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26 
1963 
Interstate Route 287 = ADV 
Boraugh of Metuchen 
Township of Edison 


Middlesex County 
Highway Lighting 


A separately metered system will be installed at the location where Route 287 
passes under Whitman Avenue. Four lighting units will be installed on the 


bridge and on the approach roadwayse 


Further east, at the interchange with South Main Street and with Route U.S. l, 
bridge decks, connecting ramps and main roadways will be illuminated by more 
than 100 lighting units connected to 4 separately metered systemse Existing 
directional signs will be illuminated and roadway underpass lighting will be 


provided. 


Costs of the project, which will take about 175 working days to complete, will 
be paid by the Federal Government and the State Highway Department. All bids 


will be reviewed before a contract is awarded. 
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Beer or PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1963 

INTStSTATE ROUTE 287 - ADV 
Borough of South Plainfield 
Township of Piscataway 
Middlesex County 


RELEASE THURSDAY P.M. 's 


Trenton, December 12 - The New Jersey State Highway Department today announced 
it will receive bids January 2, 196 on a highway lighting project on 
Interstate Route 287 in South Plainfield and Piscataway Township, Middlesex 


County. 


Work will be performed at three interchanges of the superhighway between 
Washington Avenue and Durham Avenue. This portion of the Interstate Route 
is part of a 13 mile stretch now open between Route U.S, 22 in Somerset 


County and Route U.S. 1 in Middlesex County. 


Roadway illumination will be provided by mercury vapor luminaries mounted 


on aluminum poles. 


At the intersection of Route 287 with Washington Avenue, a separately metered 
roadway lighting system will be installed having 37 lighting units which 
will illuminate the connecting ramps and the deck of the bridge which 


carries the local road over the freeway. 


The directional signs now spanning the eastbound and westbound roadways 


of Route 287 west of the Washington Avenue underpass will be illuminatede 


Another separately metered system including 31 lighting units will illuminate 


the connecting ramps and the bridge deck at the Stelton Road interchangee 


(more) 
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1963 
TNTERSTATE ROUTE 287 - ADV 
Borough of South Plainfield 
Township of Piscataway 
Middlesex County 

The directional sign spanning the westbound roadway of Route 287 located 


east of the Stelton Road underpass will be illuminated, 


Further east, 21 lighting units connected to a separately metered system 
will illuminate the channelized portions of Durham Avenue north and south 
of Route 287 as well as the connecting ramps and the deck of the bridge 


carrying the freeway over Durham Avenue, 


Costs of the project, which will take 125 working days to complete, will 
be paid by the Federal Government and the State Highway Department. All 


bids will be reviewed before a contract is awarded. 
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1035 Parkway Ave. Trenton 
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W JERSEY STATE jt ata DEPARTMENT 


TUxedo 2-3000- Ext. 431-432 


RELEASE THURSDAY P.M.'s 1963 
Property Sale 
Edison Township 


Middlesex County 


Trenton, Dec. 12 ~ The New Jersey State Highway Department today announced 
it will again offer surplus property in Edison Township, Middlesex County, at 


a public sale December 19. 


A Highway Department spokesman said no bids were received during the first 
sale, held December 3, until the auction was declared closede The Department 
auctioneer refused to re-open the sale at that time because some of the pros= 
pective bidders had departed. It was then decided to re-schedule the sale, 


allowing time for public -notice. 


The public auction is in line with the Department's overall policy for returning 
unused property to useful service, ag well as municipal tax rolls, and recovering 
some of the State money spent to purchase the land. Similar sales in 1962 saved 


the Department an estimated 380,000. 


One property, at 25 Lloyd Avenue, has a frame house standing on the lot which 
is located at the beginning of the ramp leading from Linden Avenue to Meeker 
Avenue. The surplus land, about 45 feet wide, fronts on the curving ramp. 
Sides of the lot measure approximately 90 feet and 75 feet. Access to the ramp 


will be permitted. 


The spokesman explained the house will be sold with the land, and will have to 


be removed from the Department's right of way. 


The adjoining vacant property, at 21 Lloyd Avenue, also fronts on the ramp, but 


(mar e) 


efubenda~-er 


}~ 


: i « 
iomiisgoG sit dtiw entl aft ef noitous ol fd) 


2 ——— 


“d rue i ~ —y 
{iow es ,soivios Intoeu ot ereqosg £ De! 
ay Oi a 
& : 
34 Yr of dasce ve tata eit 36 
L. ; 4 » ine * 
: é ats 2e@ ts Inomdtseqell 
: ? 
ae vt A VF tTeqotg 
i : ’ raat 3 + “<)> 
‘ al *. ~ 
‘ 
‘ 
* 7 
j 
£ os > mid 
: 
: ‘4 , . 
ae | i ] Lt #0 
( 
{ ad ' t Ia ii Pf if ws oi « { 


Net ebiad by ci eee Dwight Re G. Palmer before 
fe ik All three parcels will be sold as one unite 


. d Tn ry * c a . . ih a 
ae riomlet .t) «fh SHgtrwel teqofes roamed ya & 3 
a ry 


a, ong as bios of Litw efeotsq seadt DEA > pepe 


me EAU OF PUBLIC INFORMATION 


NEW JERSEY STATE sid aa DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1963 

Sale of Buildings 
Interstate Route 80 
Route 17 

Bergen, Passaic Counties 


RELEASE THURSDAY P.M.'s 


Trenton, Dece 12 = The New Jersey State Highway Department today announced 
it will hold two public auctions December 17 to sell vacant residential 


buildings in Bergen and Passaic Counties. 


The morning sale will begin 11:30 a.m» in one of the buildings, 232 Van 
Emburgh Avenue in Ridgewood, Bergen Countys Another home included in the 
| | sale is located at 221 Van Emburgh Avenue. The buildings stand on land 
purchased by the Department so the intersection of Route 17 and Ridgewood 


| Avenue can be improved. 


The afternoon sale will begin 2 p»m. in a vacant home located at 41 
Washington Street in Wayne Township, Passaic County. Another home, at 


24, Squirrelwood Road in West Paterson, also will be put up for bids during 


SS SS 


this sale. The buildings must be removed to make way for Interstate 


Route 80 construction. 


Both sales come under the Highway Department's overall program for re- 
turning buildings and land to useful service and municipal tax rolls. 
The state also benefits by regaining part of the purchase price of the 
properties, and avoiding demolition expenses. Savings in 1962 amounted 


to about »380,000. 
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